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ACTION AID-59 

INFO OCT-OI AF-IO ISO-00 10-14 EB-11 IGA-02 COME-00 INT-08 
PC-IO SWF-02 DODE-00 USIA-I5 AGR-20 DRC-OI RSC-OI 
/154 W 

085897 

OR081220ZJUN74 
FM AMEMBASSY COTONOU 
TO AMEMBASSY ABIDJAN IMMEDIATE 
INFO AMEMBASSY NIAMEY IMMEDIATE 
SECSTATE WASHDC 6258 
AMEMBASSY BAMAKO 
AMEMBASSY LOME 

UNCLAS COTONOU 0894 

AFDROUGHT 

E.O. 11652: N/A 
TAGS: EAID, DM 

SUBJECT: PARAKOU-MALANVILLE ROAD REPAIRS 

REP: (A) COTONOU 882 
(B) ABIDJAN 441 1 

1. HAVE JUST RECEIVED PUBLIC WORKS DEPARTMENT DETAILED 
PROPOSAL, SPECS, AND COST ESTIMATE FOR URGENT ROAD 
REPAIRS WHICH REDSO’S BERGIER REVIEWED HERE IN LATE 
MAY. FOLLOWING OUR INEXPERT REVIEW THIS DOCUMENT 

WE CONTINUE BE CONCERNED THAT SCOPE OF WORK APPARENTLY 
LIMITS FILLING OF POTHOLES TO ONLY 10 KILOMETERS. WE 
UNABLE SEEK FURTHER CLARIFICATION THIS POINT FROM 
MRGD AS ATCHADE AND ASSISTANCE ARE ALREADY NORTH 
GETTING WORK UNDERWAY. 

2. AGAIN, URGE PROMPT REDSO REVIEW MRGD PROPOSAL 
TO CLARIFY THIS CRUCIAL POINT. UNDETSTAND BERGIER 
TOOK DRAFT OF MRGD PROPOSAL BACK TO ABIDJAN WITH HIM. 
UNCLASSIFIED 

UNCLASSIFIED 
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Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channei indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: DISASTER RELIEF, CONSTRUCTION, HIGHWAYS, AFDROUGHT 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 08 JUN 1974 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974COTONO00894 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7401 47-0793 
From: COTONOU 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: linki 974/newtext/t1 9740662/aaaacbnc.tel 

Line Count: 61 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AID 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: (A) COTONOU 882 
Review Action: RELEASED, APPROVED 
Review Authority: martinjw 
Review Comment: n/a 
Review Content Flags: 

Review Date: 21 AUG 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <21 AUG 2002 by PhilliR0>; APPROVED <09 JAN 2003 by martinjw> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: PARAKOU-MALANVILLE ROAD REPAIRS 
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